. ge ~~ 


r TELLOFAR 6 Approved For Release 2006/03 eifee ye Hiposs7Roos4o0s9000%-5 CCp 


CLASSIFICATION tos os ahs = eee OSV E ALO Gl 
CENTRAL INTELLIGENCE AGENCY: 25X1 REPORT 
INFORMATION REPORT § cpno. ly 
COUNTRY Cemaany (Russian Zone) DATE DISTR. 21 ove 1951 
SUBJECT  Ueptunverit, Nostock NO. OF PAGES 2 


2X1 i eee 
PLACE Sw NO. OF ENCLS. 
ACQUIRED ea eet wie ead & oo. et GUIBTED BELOW) 
DATE OF D0 NOT CIRCULATE SUPPLEMENT TO 
INFO, 25x11 REPORT NO. 


TRI OOCURENT tORTAING iuponuanion AYPRGTIRG anE HATIONAL DEFENSE te 
weep Tere Gr 


CIRANING OF 710 ESPIONAGE ACT 50 oy. 
{ne randori on ma THIS IS UNEVALUATED {NFORMATION 


le Progran for 1951 


ia « Construction of 65 Heringsloger" 

“Mth the delivery of 15 luccers from the Volxewerlft St:alaund this tarzot 

WLLL bo reached in November. This is continront, however, on the delivery 

of rolled steol, of which there is a serious shortae. 

be Allocation for Ships’ “epairs 

Total of 12,000,000 MI. 

The present situation for ship repairs and construction = in the 

dockyard is as follovs: 

Vessel Type Comple tio 

OREN RN earnest Pictih ts Nm satin el 

25X1 2 

SLUG Freight vessel Barliest 6/11/51 
(1,000 tons) 

POPOVIGH © Ice-breaker Narvlicst 6/11/51 

WUTAFON Freight vessel Marliest 0/9/51 
(1,000 tons) 

? Cable-ahip 903 corinicted by the 

(30-0 rm. long) end of yoar. 

1.3. 27  ‘ISmosrmeper (no Completed 30/C/51 
none) 30 wu. lon. 

UTA Pistuiny? vessel 05 connlcted by 
(1,000 tons) 31/12/51 

WL ) jdmestmoper * 10/10/51 

; ioxeCerman 

2.15 ) 1/10/51 
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ce Shipbuilding 


Two keels are to be laid this year for two 2,000 BRI freight ships. 
The original, program called for the keels to be laid in August. The 
date is now undetermined as the to ways on which the keels were to be 
laid, are still under construction ami will not be completed until 
Septeiber or October. 


2e Su lies 


Rolled steel for ship construction and repairs must be of special quality 
Schif?bauqualitat - Gitte St. 42). A small quantity of this stecl comes 
25X1 but the majority from the East Zone. Only in very special 
cases is stee the USSR imported, and this is usually in the form of 
steel tubes. lost of the machinery and materials for legrer construction 
comes from SAG or VEB factorics in the Russian Zone. lost electrical equip- 


ment comes from the VEM and one of the biggest problems at the moment is the 
25X1 supply of coapasses, which at present come from the Askania works in Berlin. 


The Askania compasses are ve oor and considered useless, so other sources 
of suprly aro being souphtf 
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